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INFO OCT-01 ARA-10 ISO-OO /021 R 

DRAFTED BY A/SY/FO:GPVARROS:HB 
APPROVED BY A/SY/FO - VERNE F. ST. MARS 

093263 

R 012116Z MAR 74 
FM SECSTATE WASHDC 
TO AMEMBASSY GUATEMALA 


LIMITED OFFICIAL USE STATE 041524 

E.O. 11652: N/A 
TAGS: ASEC 
SUBJECT: SEABEES 

FOR RSO 

REF: GUATEMALA 0969 

1. REFERENCE REQUESTS 90 TO 120 DAY EXTENSION TDY ORDERS 
FOR CONSEC SEABEE TEAM. THIS WOULD DOUBLE THE PROJECTED 
TIME OF JOB WITH NO EXPLANATION OF DELAY IN PROJECT. 

2. FO HAS HEARD FROM OFFICIAL TRAVELERS THAT PROJECT 
DELAYED DUE TO LABOR PROBLEMS OF PRIME CONTRACTOR BUT NO 
OFFICIAL WRITTEN REPORTS RECEIVED SINCE MEMORANDUM DATED 
DECEMBER 13. 1973 MONTHLY STATUS ENDING NOVEMBER 30 AND 
WRITTEN BY POIC SEABEE TEAM. DATE OF COMPLETION IN THAT 
REPORT LISTED AS FEBRUARY 15. RECENT RSO REGULAR MONTHLY 
STATUS REPORTS HAVE LISTED THE PROJECT COMPLETION AS 
APRIL 1. 1974. 

3. IN INTEREST OF MAKING CERTAIN SEABEE TEAM HAS BEEN 
IITTT.T7.RD AS INTENDED AND WILL CONTINUE SO DURING ADDITIONAL 
90-120 DAYS, RSO REQUESTED INFORM FO BY MEMORANDUM 
DECEMBER THROUGH FEBRUARY SEABEE ACTIVITIES ON THIS PROJECT 
AND RECONFIRM REQUIREMENT FOR EXTENDED TIME REQUESTED IN 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 STATE 041524 

REFERENCE. 
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4. RSO ALSO REQUESTED TO COMMENCE REPORTING ON PROJECT 
IN ACCORDANCE WITH DEPARTMENT A-3130 DATED APRIL 10, 1973. 
CASEY 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 01 MAR 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: MorefiRFI 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE041524 

Document Source: CORE 

Document Unique ID: 00 

Drafter: GPVARROS:HB 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: STATE 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740374/aaaacqln.tel 

Line Count: 65 
Locator: TEXT ON-LINE 
Office: ORIGIN SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: LIMITED OFFICIAL USE 

Previous Handling Restrictions: n/a 

Reference: GUATEMALA 0969 

Review Action: RELEASED, APPROVED 

Review Authority: MorefiRH 

Review Comment: n/a 

Review Content Flags: 

Review Date: 16 SEP 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <16 SEP 2002 by kelleyw0>; APPROVED <18-Sep-2002 by MorefiRH> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

Secure: OPEN 

Status: NATIVE 

Subject: SEABEES FOR RSO 

TAGS: ASEC 

To: GUATEMALA 

Type: TE 
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